ENGINEERING 
CHANGE 
NOTICE 
DART 
AEROSPA 
CE LTD 


Distribution 
Reqd 
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Initial/ 
Date 
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Manager 
Y 
LL 


Production 
Engineering 
Coord 
Y 
ECIDD 


Production 
Document 
Control 


Customer 
Technical 
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09- 
505 


Initial/ 
Date 


N 
ADR 
Date: 


AJS 
Approved 
By: 


General 
Manage 


Distribution 


DQA / QA Coord 


QC Coordinator 


Marketing 


Customer 
Order 
Processing 


ADR 
Yes/No: 


Created 
By: 


Checked 
By: 


00569 
Job No.: 
Date: 
09.01.17 


Product 
No.: 
D412-742 


Product 
Name: 
FLOAT 
SKID-TUBE 


Reason 
for 
Change: 
UPDATED 
GROUND 
HANDLING 
LUGS 
REQUIRE 
LONGER 
BOLTS 


Documents 
Affected: 


DSI 9441 
REV A 


..•.• 
PARTS MUST COMPLY 
D 
PREVIOUS PARTS SATISFACTORY 


# 
Quality 
Assurance 
Actions 
Reqd 
Resp 
Notes 
Complete 


'., 
Notify 
Previous 
Customers 
N 


2 
Notify 
Eurocopter 
France 
N 


3 


# 
Engineering 
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Reqd 
Resp 
Notes 
Complete 


4 
Required 
Documents/Drawings 
Under 
Review 
N 
5 
Update 
Product 
Compatability 
Matrix 
N 


6 
Create 
Eurocopter 
Form (FEE) 
N 


7 
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TC / FAA of Change 
N 


# 
Document 
Control 
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Notes 
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8 
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Files 
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N 
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~ 
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S. 


12 Update 
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Record 
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KJ 
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0 1.0'.22- 
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13 Update 
Product 
Development 
Summary 
N 
v 


14 Update 
QSI 021 and/or 
STC Approval 
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N 


15 Update 
Parts / STC 
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N 


16 Update 
/ Verify 
ARC 
Database 
N 
.~ 
17 Create 
/ Update 
Change 
Record 
Form 
Y 
KJ 
rHDI.72.. 
'SkL- 
18 Create 
/ Update 
PPP's 
Y 
KJ 
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19 Update 
Document 
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Dwgs 
N 
,. 
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Update 
Grey Project 
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23 


Description 
/ Action: 


RELEASE 
DSI 9441 


ALL 
IN-STOCK 
KITS THAT 
HAVE 
CARBON 
STEEL 
GROUND 
HANDLING 
EQUIPMENT 
TO KEEP 
EXISTING 
BOLTS. 


ECN Verified 
& Complete: 


0412-742-011 
& -013 
NOW@CHANGE006 


ALL 
IN-STOCK 
OR IN-PROGRESS 
KITS TH 
T HAVE 
STAINLE~STEEL 
GROUND 
HANDLING 
EQUIPMENT 
MUST 
HAVE 
BOLT 
REPLACED 
PER 
DSI 9441. 
\\ 
\~ w\vl~,i\O ,.)\o~ 
p\\;\.. ~\ 
~ 
S') ~t ~~ 
vJ. 
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